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wOORE ON i lorge rotsinine den 
op the Swir River 2.51 rs demotyean fran Po 


10 kilometers upstream from the t Sanaa rat trad. ‘ 
muy end read cross the Svir River.s The Syir River, which connects - 
Cnege. (Oneshskoye) Lake and the taders (Iedoshakoye) Lake, nas eorsideraat 
beat traffic, anid acecomlinely the Aerhie locks uecessary fe beat treat 
will romire larre exoeutiturc : Gu GaGa Ge 


Gam. installations. 
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installations: The dam ccnstruction apparently was begun several years ago 
but it is st finning stazes, Ps did not work on the dz 


machines (tower cranes). 
“tretching BL ee ee eg dt OU Soon 4 HOG oi the dass nant 
of tie Tiyar. ssa emer] vray Taye ome Ine pe geny a Fem 
be comected with the ameteaction of the dun and 4 
Noar PW Camm Nr, v7 wo TRthos Tergve ctovlahonsg . 


OEORE LG 
. Sorbie, 

£ . eG ercetion wag 
begun in the second ivi? of LOhB, One, 190 x 30 metera, was completed 
early in 2929, end it ie te he asec. an ¢ foundry. The other. 150 * SO meters 
Wad still oader conetrustion in April 39h9, bie Du . 
poge o:’ the latter shoo? buh, ecard to minor, Tt Is to be used 2s ar. 
assembty shop, The yards ayxound thes: tuo pIanty were cut of? Tron the 
ares. around the PY Camo verily in 19he, 


Ee 


The gravel factory (Stein; evk!, equiposd with tro 6ravel and) ballast 
crushers (Steinhrecher uni Seketterbrecher) was Still under constricticn 
321 April 1949, but dts eresticn was “earing: completion. The evave]. factory 
is recognizable by its tm towers, bhrouch which rat miterizin are brotrht 
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in. The hydro-elnctric plant (Hydromontage) is a large iron-structure 
building which 1) still under construction. Althouch its nane would indi- 
cate that the olint is connceted wlth dam project, the actual use to 
which it will be put is unkriwm to sourca. 


A chain of baryucks has been constructed around the Podporozh tye project, and 


Shese teen ty mcicate that tczianing in 1949, the consuructior . Gel. J. uo be 
greatly intenvified. The Fivs vere quartered in Camp lr. 7701, which ves 
later to be vteupied by 50vi>4 prisoners. The camp, located on the rather 
steep river lank which lies between the Svir River and the town of Pod~ 
porosh'ye, consisted originally of tw old barracks; but, in the second 

half of 19/8, seven new barracks were begun and completed. 


Approximately LOO to 200 neters southcast of the sravel crusher is a 


‘barracks vamp, 65311 under construction in April 199. The twelve or 


fifteen biilidings there are cosiscned to house the workers employed in the 
vicinity. The barracke camp USS, southwest of Podoorozn'ye, comprises 
eight nex barracks, which are used for Soviet prisoners. This camo, com 
pleted ir 198, was surrounded by a barbed-wire fence early in 19),9. 


Technica: equipmont: There are creat variatious in the teciiacal equn- 
ment usec, on the various projects. While 30-to liC-meter-high toner 

eranes {1redgers?) are used in the work on the dam, the excavation mori 
for the sonstrucbion of the two workshops near Camp 7701 was done entirely 
oy hand. The equipment of the gravel factory, still under construction 

in April. 199, is modern and serviceable. 


ALL the: construction sites hyve an adequate number of trucks at their 
dispose... In addition to Studabakers, a considerable number af 27S four 


ton tricks have appeaied recently. Ti Podporozh'tye there is a Jarre 
garare, and repair she» for the trucks. iceman least 
300 Irucks are stationed there. A railway pur Sonmccts the Fodporozh'ye 


peeject with the mai: line of the Leningrad-Volkhov-Petrozavodsk rail: ne 
vliich is part of the .mportant Murmansk Line. The seur runs along the 
Left bank of the Svir itiver and branches inte a network of teacks in the 
erea of the Podporozh'y: vroject. Electrical current for the uroject 
tppavently ceases from th: Svir Construction Area IIT, where 2 power plant 
Ins “een vreeted apmwoxinately 30 Idllometers downstream from Podperogh tye. 


Manayement and personnel: The manarement of the construction tork lay 
exclusively in the hands of civilians. The only military persomnel. con 
nected with the rroject were the muards ami their officers, 1900 is vorted 
on the new workshops near the PY camp ani on the construction of the 
hydro-electric plant. At time: Soviel orisoners, drawn from other projects, 
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2iso wirked on these shops. 10 figures on the number of 25X1 
persomel ernloyed on other conesruction sites, but sew lone columns 25X1 


of Soviet peisouers moving toverd the dam cach morning. 


[| Conmer:'s: Accordine to map, not included in this report. 
1e nm os Yodporozh'ye and ot the dam is ten kilometera woetream from 
where the ‘:aingrad-Petrozavoidsk railway crnss-s the river. 
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